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BILL NO. S-70-12- A” 

SPECIAL ORDINANCE NO. S- 6? £ / ~ 7 O 

AN ORDINANCE approving a contract with JOHN 
DEHNER, INC. for Sewer Resolution No. 243-1970 
in Elam E. Sprunger's Addition. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 
INDIANA; 

SECTION 1. The contract approved December 2, 1970, between 

the City of Fort Wayne, by and through its Mayor and the Board of 

Public Works, and JOHN DEHNER, INC. for Sewer Resolution No. 243- 

1970 in Elam E. Sprunger's Addition, as follows; 

Construction of Main Storm Drain; Lateral 
#1 - Ditch; Lateral #2 - Ditch; Lateral 
#2-A - Sanitary Sewer Replacement; Lateral 
#3; Lateral #4; Lateral #5; Lateral #6; 

Lateral #7 - Swale; Lateral #8; Lateral A; 

Lateral A-l ; Lateral A-2. 

Said sewers slaffijll be 12, 15, 18, 21, 24, 27, 

36, 42, 48 and 60 inches in diameter, 

for a total cost of $306,214.22, all as more particularly set 

forth in said contract, which is on file in the office of the 

Board of Public Works and is by reference incorporated herein and 

made a part hereof, is hereby in all things ratified, confirmed 

and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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seconded by 


Read the first time in full and on motion by 

Qy-. and duly adopted, read the second time by title and referred 


to the (Committee on) 


Commission for recommendat ion) 

- at“-the Council c hambers 3 City Hall, Fopt Wayne, Indiana, on — 
•the. day of 196 
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at 


o ' c-ieek 


-P.M.rETS.T. 

Date: / > / 'uT Q 



City Clerk 


Read the third time in full and on motion by 

seconded by sa and duly adopted, placed on its passage. 



Passed (MIST) by the following vote: 
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Tipton 
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ABSENT 


to -wit: 
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City Clerk 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

n) (Special) (Appropriation) Ordinance (&&se &*fefcon ) No '-Q-J./- 70 



C/ Prpsiding^Qfficer 

vwMba* ~o ^ :<-he Mayor of the City of Fort Wayne, Indiana, on the 3 o- ' ~ 
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, 196 7c> at the hour of -f*,' 3 z> o'clock ff ,M, ,FUS.T. 




Approved and signed by me this 3 day of 
at the hour of , V.' . ~%JL o'clock _____ 


City Clerk 
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Mayor 





Pm. ,e.s.t. 
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Bill No. S -70 -12 -10 

REPORT OF THE COMMITTEE ON PUBLIC WORKS 

We 5 your Committee on Public Works to whom was referred an Ordinance 

approving a contract with JOHN DEHNER, INC, for Sewer Resolution No. 243-1970 

in Elam E. Sprunger 1 s Addition. 




